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Keith, 

I just realized that the contract says we have to pay our subcontractors all of their retainage as the work progresses but 
that we cannot bill for that retainage. That means we will have to front 3 1/2% of the contract which is millions of dollars Is 
that really your intent, is there anyway we can get that relaxed 

Sent from my iPhone 

> On Nov 18, 2015, at 3:08 PM, Keith R. Powell < kpowell@childs-hailiqan.net > wrote: 

> 

> I'll tell you after this call I'm about to start 

> 

> Keith R. Powell 

> Childs & Halligan, P.A. 

> Columbia, South Carolina 

> www.childs-haHiqan.com 

> (803) 254-4035 

> 

> 

> NOTICE: This e-mail may contain information that is personal and confidential, non-disclosable and protected by 
attorney-client privilege. If you have received this e-mail in error, this does not constitute permission to examine, copy or 
distribute the accompanying material. If you receive this message in error, please notify us by telephone as listed above 
immediately. 

> 

» On Nov 18, 2015, at 3:06 PM, Robbie Ferris < RFerris@sfla.biz > wrote: 

» 

» Keith, 

» How are you feeling about signing contracts on Thursday, is Friday 
» more realistic. I am trying to plan my day. I would hate to push it 
» out until Monday but I can also do it on Monday since I will be there 
» anyway for the board meeting at 4 o'clock 
» 

» Sent from my iPhone 



PAPR-003415 







